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Message Text 

UNCLASSIFIED 

PAGE 01 PORT L 00616 301205Z 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO SY-05 FBOE-OO A-01 CCO-OO 
/023 W 

012240 301208Z/75 

R 301 148Z MAY 78 
FM AMEMBASSY PORT LOUIS 
TO SECSTATE WASHDC 7524 
INFO AMEMBASSY ACCRA 
AMEMBASSY NAIROBI 
AMEMBASSY PRETORIA 

UNCLAS PORT LOUIS 0616 

ACCRA FOR RCO/COMSPEC 

NAIROBI FOR RCO, RSS, RTC 

PRETORIA FOR RSO 

E.O. 11652: N/A 

TAGS: AFAC, ASEC, ABLD, NSU, MP 

SUBJECT: CCC VAULT CONSTRUCTION - NOB PORT LOUIS 
REF: (A) STATE 115438; (B) STATE 134899; (C) STATE 117554 

1 . FLOOR LOADING (REF C) - ENGINEERS CONFIRM FLOOR LOADING 
OF FOURTH FLOOR TO BE ONE HUNDRED TEN POUNDS PER 
SQUARE FOOT, INCLUDING PARTITION WEIGHT OF THIRTY 
POUNDS PER SQUARE FOOT. 

2. AIR CONDITIONING SYSTEM- ENGINEERS AGREEABLE 

TO INSTALLATION OF THE SINGLE-UNIT SYSTEM DESCRIBED 
REFTEL A. 

3. REGRET DELAY IN RESPONDING TO THIS SUBJECT, BUT 
OWNERS OBJECTED TO STRUCTURE OF THIS SIZE. AFTER 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 PORT L 00616 301205Z 

SOME DISCUSSION, THEY FINALLY AGREED THAT INSTALLATION 
COULD BE MADE BY PLACING STEEL PLATE BELOW AIR CON- 
DITIONER IN ORDER TO DISTRIBUTE WEIGHT OVER LARGER 
AREA OF THE ROOF. 
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